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1. Source learned that the town administration at 
kibnits had to procure quarters for a total of 2,000 laborers, including 
1,200 of the Banunion “Waren, lOO of the Dauunion Dresden, and 400 of 
a private firm from Drancenburg. The Laborers. were employed at Puectnitz 
airfield. Accordinzs to the desuty Buerzerneister, 3,000Ruselang were 
expected to arrive “at the field in October 1951, (1) 


2. Detween 10 anc 16 September, about 1,000 laborers, a large portion of 
vhon care frou Saxony, were employed at the field. The Soviet and Cerman 
construction staffs were quartered in the sare brick building. Ulrich 
(fnu), the Germin construction superintendent, tho came from wittstock, 
had been Gischarged about six weeks aro. “lis successor was Rother (fnu). 
The Soviet construction staff was headed by a major. (2) A Soviet labor 
detail of abovt 100 soldiers whe wore red-bordered black eranlets was 
stationed at the rield. The soldiers were quartered in six tents on 25X1C 
Koepoenberg near Lake Ribnitz. Truck EM was scen near the tents. 
The detail, equip;ed with 4 tractors and  gracers, worked on the eastern 
and western extensions of the runway. Other equipment available at the 
field included 8 to 10 concrete mixers of the flepulus type, 6 to & view 
sel locomotives, and 12 km of narrow=vauge field railway tracks. 


3. The new runway, about GO x 2,000 reters, started 200 meters west of Lake 
Ribnitz, 150 meters north of the old runway, and terminated 100 meters 
east of a strip of woods referred to as Lange Iaemel. The wooded area 
scuth of the planned runway was cleared while most of the section north 
or ib was still covered with trees. The exact course of the runway has 
not been determined. (3) . 


hk. The old runway, SO x COO meters and located in the southern section of 
the field, forms part of the new circular taxiway. It runs to the vest 
as far as a point about 100 meters from the lake. Construction at the 
field started with the concreting of the taxiway anc coustruction of two 
ccanectin: Llanes, One wes to connect both the cld anc new runvay at the 
west end and the other was to connect the old taxiway with the northern 
section of the Tield. This old taxiway was 1,000 meters from the end 
of the nerthwest curve to the berinning of the east curve, vhere it 
turnec to tie south and oxtenced as far as the olc rumvay to the east. 
ti, was completed and had a width of 16 meters. ()) 
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Sencreting on the runway was completed except for a strip of about 500 
meters to the east where excavating was still being done. (5) Concrete 
for the runway was being mixed at the following ratio: S hundredweirhts 
of cenent, 4 carloads of crushed stones, 0.5 cubic meter of pravel, and 
water, Five dumpcar loads of this mixture were needed for concreting an 
area of x 5 meters with a thickness of about 15 cm. #rainage pipes 
were laid on both sides of the cormleted section of the runway. 


Two fvel dumps, each about 40 x 190 meters, were bcth north and west cf 

the nerthwestern curve of the taxiway Twe containers were observed in each 
dump. Vest of the curve of the taxiway there were two hangars, each about 
Ox 100 meters, and twe destroyed hangars vith concrete appons in front. 
(G) Sixte on barracks buildings were located in the woods north cf the field 
and three additional barracks buildings between Quitschenbusch anc the lake. 
(3) The builcings had a cavacity of about 3,500 men. They were cuarded 

by 29 to 25 VP men. Seme of the buildings were occupied by refugees vho 
wore leaving because the buildings had to be evacuatad. 


A single-track standard gauge railroad siding 6 km long and leading from 

# point south of Damgarten railroad station to the airfield was completed 

in March 1951. Cement was storec in a shed at the end of the spur track. 
From 12 te 23 carloads of gravel and cerent arvived caily on this spur track, 


the aationulized shipyard Bodderwerft was located west of the three barracks 
builfings in the northwestern section of the field. (7) Kepairing of barges 
and small fishing-beats was being done there by about 150 German laborers. 
to Rugsiang wore observed in the plant. There was no flying at the fiele, 


Cn 14 Sesterber, a truck driver of Banunion viaren said that bis firm has 
done improvenent work at the airfiele since the early summer and that he 
had Jriven a truck with cement from Vittstock airfielc to Puetnitz airfield 
on 1) and 1h September. the cement was stored in one of the Large hangars 
in “Vittstock, The driver also stated that the old runway at Puetnitz air~ 
field had been reraired but vould no longer be used as a runway and that 

a new runway about GO x 2,000 meters was to be beilt. (8) 


Tn late “eptenlu, Kunze (fnu), former deputy construction superintendent, 
was temporarily in charge with the supervision of construction at the field. 
the new construction superintendent of Dauunion Firm Dresden and the 200 
special workers had not arrived. (F=3) About S00 laborers who were Living 
in the vicinity of the field were discharged in September, so that concret- 
ing work on the runway progressed slowly. Three large concrete mixers were 
used in three shifts. Irom 2,500 to 3,000 square meters could be concreted 
daily. Howevex, only about 1,000 square meters, namely a runway strip of 
about 30 meters vas actually concreted daily Lecause the laborers were 
dissatisfied with the working comlitions. Source therefore believed that 
the cunway would not ve completed before 1 November 1951 if work progressed 


1 


at tiis rate. (5) The concrete taxiwajs were completed and ready for use. 


the sree hangars, in vhich the “oddenwerft (shipyard) was housed, were 
evacuated in late September. (6) The machinery and material used for the 
cons uruction of jugrers were transferred to Stralsund. The quarters were 
stil. occupied by civilians, who, on 1 September, had been :ivan notice 

to leave. The site occupied by a truck rardener had to be evacuated also. 
No military installations such as flight control building, weather station, 
radio installations or supply installations were available. There were no 
indications of an intended occupation of the field, 
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25X1A 
Comments o 

Lo iiformetion tas been received from other sources on the future 

occupatior. of the field. The capacity of the barracks buildings is about 

34800 mene 

Soviet Mahor Shashenke cour was vreviously reported as the construction 

superintendent. o It ap ears that the change in 

the Cerman construction staff, which was also reported by another SOULCE, 

took place in September. 

The exact course of the runway ard its length cannot be determined fren 


available information. From the condition of the terrain the runway may 
run 3,000 neters in the E<4 or SW-NE direction, In both cases no large-scale 
excavating or clearing work would be necessary. It is believee that the 
runwey extends 2,200 to 2,500 meters from SW to NE. For location of Lange 
Naemel, see rap GSS Lh2h, sheet 170, scale 1:25,000. The three buildings 
formerly housed the flight control station an the weather station of a 
Cermen pilet school. 

No ircormation has been received on the course of the old runway and the 
former taxiway in the .orthern section of the field. 

The intended target cate for the completion of the work hac been set for 
1 October 2951. It will not be met. It appears doubtful whether the new 
target date of 1 November 1951 wild be met according to information from 
othex sources, . 

Ne definite information vn the hangars at the field is availatle. At the 
enc cf the war there were three hangars for seaplanes and two for land 
planes. It is not known which of the hangars were destroyed, 

it is not known whether the Poddenwerft shipyard is actually housec in the 
former seaplane hangars. It appears more provable that the shipyard 
occupies the large hancars and boat-houses north of the three seaplane 
hargers hy the seashore. 

this supports the staterent of the source of paragranh l, that the old run- 
way was connected to the new taxiway. 
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